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Message Text 

UNCLASSIFIED 

PAGE 01 ROME 11945 220807Z 
ACTION AID-31 

INFO OCT-01 EUR- 1 2 ISO-OO IGA-02 /046 W 

032025 221153Z/43 

R 220730Z JUL 77 
FM AMEMBASSY ROME 
TO SECSTATE WASHDC 6028 

UNCLAS ROME 11945 

WASHDC FOR AID SER/ASHA 

FROM AIDROFRI UDINE 

E.O. 11652: N/A 
TAGS: N/A 

SUBJECT: ALPINI PROJECT BIDS 

THE ALPINI OPENED BIDS ON 15 JULY FOR THE MAIANO AND SAN DANIELE 
CENTERS FOR THE AGED WITH RESULTS AS SHOWN BELOW. GOVERNMENT COST 
ESTIMATE IS LIRE 1,400,000,000 FOR EACH. 

- MAIANO: 

BULFON ANDREA L. 1 .488.606.567 

GRIONIRENEO L.l.813.450.000 
EDIL CISA L. 1 .930.000.000 

DEL FAVERO L. 1 .980.000.000 
UNIONE COOPERATIVE L. 1 .650.000.000 

- SAN DANIELE: 

SCIC L.2.452.395.000 

CASTELLI L.2.260.000.000 

INNOCENTE STIP L. 1 .675.886.000 

MORAS DOMENICO L. 1 .665.000.000 

ING. RIZZANI L. 1.692.000.000 

NEGOTIATIONS WITH ANDREA BULFON FOR CONTRACT BELOW GOVERNMENT 
ESTIMATE ALREADY PRACTICALLY COMPLETED. NEGOTIATIONS WITH 
BIDDERS ON SAN DANIELE PROJECT UNDER WAY AND PROSPECTS GOOD. 

GROUND BREAKING AND/OR CORNERSTONE LAYING CEREMONIES FOR BOTH BEING 
SCHEDULED FOR SEPTEMBER. FURTHER WORD ON THIS SUBJECT BEING 
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Subject: ALPINI PROJECT BIDS THE ALPINI OPENED BIDS ON 1 5 JULY FOR THE MAIANO AND SAN DANIELE CENTERS FOR THE AGED 
WITH RESULTS AS SHOWN BELOW. 
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